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i. 


A. Introductory remarks by Mr. A. MH. Bissell. 
3. Brief broal progress-statue reports and review of sachetules, excluding 
detetis to be discussed in separate technical meetings: Lockheed, 
25X1A Pratt & Whitney, EE Perkio-Siner and Firevel. 


&. ConPiouration freese status. 


D. Decieions concerning major systems or sub-systems: 
i. Ady conditioning 
2. Autopilot 
3. Inertial Guidance Syaten 
4. Ejector 
5. Gearsbox ont drive-ahert 
%. Beview requirements: 
ds mater of aajor Leen, ayetens or mib-systens to be procured: 
Airoremt and » engines, cameras, inertial guidance 
wyatens, autopllots 
2. Communications 
3. Alxoraft ingtrunentation 
LL. Pervet Systems: Systen VI 
5. High Resolution Radar 
F. Operational Concept: 


Lockheed review of status of range, geographic coverage, re-fueling, 
ani tankex problems. i : 


G. Human Factors, Filet Enviroment ani Personal Equipment: 


25X1A remarks on: 
 +Environment of Cockpit 
Q) 2 LOpY Gi. Copies 
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5. 
6. 
Ts 


8. 


e Sibkci 


Attachment to: 
ophe 


Review sigzificent tests, general design ani configuration freeze. 
Review engine ejector design and fabrication. 
ees ee 
components. 

Spares and ground handling equipment requirements. 

Material deliveries and problems. 


Raview proposal. and costs to carry out a destruction teat on the 
final configwation to be flown. 


Presentation of revised cost proposal by Lockheed. 


B. Power Plant end Relsted Matters: 


ie 
2. 
3. 


4, 


Brief review of revised engine apecificetion. 
Review gear-bux end dvive-ghett design and Sebrication. 


eee eoncerning fuel additive and recoumended system 
Len. 


G. Pilot Environment and Personal Equipseeut: 
Fivewel veview of requirements and schedule. 
BD. Gamera: 


ie 


e. verter status 


Fevkin-«Elmer: supplensntery review, if deemed necessary. 


0 _ Copy cis Copies 
OK 


Approved For Release 2001/07/27 : CIA-RDP81B00879R001000010115-7 


Approved For Release 2001/07/27 : mae Va B00879R001000010115-7 


ar — 


Attachnent to: 
ONO - Oabe 
Page 3 


25X1D 
Suoplenentery briefing of TE wpresentative, 


Cover aml Security problene. 


a Review logistiogl, space and construdéi: support requirements 
at test uite for flight test ani operational chase, e 


3. @rensportetion requirenents. 


Copy ofS” Copies 
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